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Message Text 


UNCLASSIFIED POSS DUPE 
PAGE 01 STATE 170912 
62 

ORIGIN SY-10 

INFO OCT-01 ADP-00 /011R 

DRAFTED BY A/SY/FO/NSU:MLHOFF:KG 

8/24/73 EXT: 22492 

APPROVED BY A/SY/FO:VFSTMARS 

075611 

R 281615Z AUG 73 
FM SECSTATE WASHDC 
TO AMEMBASSY HELSINKI 

UNCLAS STATE 170912 

E.O. 11652: N/A 

TAGS: ASEC PINS ASUP OGEN FI 
SUBJECT; SEABEE PROJECT STORAGE SHED 


FOR DAO (COL MATHEWS) 

REF: HELSINKI 0417 

1. IN ADDITION TO DATA RECEIVED REFTEL, REQUEST FOLLOWING 
ADDITIONAL INFO: 

A. IS DESIGN FINAL AND APPROVED. 

B. ARE PRINTS AND SPECIFICATIONS COMPLETE AND AVAILABLE. 

C. IS LISTING OF ALL REQUIRED MATERIALS COMPLETE AND ALL 
MATERIALS ON LOCATION. 

D. WHAT DATE CAN FULL SCALE CONSTRUCTION EFFECTIVE! .1 ,Y 
COMMENCE. 

E. ANTICIPATE PROJECT DURATION OF FOUR WEEKS ONCE COM- 
MENCED. UTILIZING ANSWER TO l.C. AS GUIDLINE, REQUEST 

INFO ON WHAT ADVERSE EFFECTS MAYBE EXPECTED FROM WEATHER 
DURING THIS TIME-FRAME. 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 STATE 170912 


F. ARE GOVT QUARTERS AND TRANSPORTATION AVAILABLE FOR 
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THREE (3) MEN. 

G. COST OF METAL SCAFFOLDING MUST BE BORNE BY 
CUSTOMER. 

H. ASSUME TOP SECRET CLEARANCE SUFFICIENT FOR A(CESS TO 
AREAS NECESSARY TO COMPLETE CONSTRUCTION. RUSH 

UNCLASSIFIED 

NNN 


Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 



Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 


Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 28 AUG 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973STATE170912 

Document Source: CORE 

Document Unique ID: 00 

Drafter: MLHOFF:KG 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: STATE 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t1 973081 0/aaaaahgr. tel 

Line Count: 68 
Locator: TEXT ON-LINE 
Office: ORIGIN SY 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: HELSINKI 0417 

Review Action: RELEASED, APPROVED 

Review Authority: kellerpr 

Review Comment: n/a 

Review Content Flags: 

Review Date: 17 AUG 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <17-Aug-2001 by reddocgw>; APPROVED <06 MAR 2002 by kellerpr> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: SEABEE PROJECT STORAGE SHED FOR DAO (COL MATHEWS) 

TAGS: ASEC, PINS, ASUP, OGEN, FI 
To: HELSINKI 
Type: TE 
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